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Message Text 


UNCLASSIFIED 

PAGE 01 ALGIER 02063 231623Z 
45 

ACTION NEA- 10 

INFO OCT-01 ISO-OO EB-07 ( ISO ) W 

096680 

R 231600Z AUG 76 
FM AMEMBASSY ALGIERS 
TO USDOC WASHDC 
INFO AMEMBASSY BRUSSELS 
AMEMBASSY ATHENS 
SECSTATE WASHDC 5056 

UNCLAS ALGIERS 2063 

ATHENS FOR RTDO 

E.O. 11652: N/A 
TAGS: BEXP, AG 

SUBJECT: FOREIGN TENDER, MAJOR PROJECT, PREQUALIFICATION 
1. 721/01/T0220 

2. 08 19 76 

3. J. LEDESMA 

4. 721 ALGERIA 

5. Y. STATE RAILWAYS CORPORATION 

6A. SUBMIT OFFERS BY REGISTERED MAIL TO - 

6B. MONSIEUR L1NGENIEUR, CHEF DU SERVICE DE LA VOIE ET DES 
BALTIMENTS, BUREAU TRAVAUX-MARCHES 

6C. SNTF 

21-23, BLVD. MOHAMED V 
ALGIERS, ALGERIA 
TELEX: TWITQ 

7. SC/VB/TX NO. 1976/77 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 ALGIER 02063 231623Z 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


8. 10/26/76 16 00 HOURS 

9. 204 9A. FOREIGN STATE CORPORATION PREQUALIFICATION 

10. 9916201-9999 PREQUALIFICATION FOR CONSTRUCTION OF SECOND 
RAILWAY BETWEEN CONSTANTINE AND RAMDANE DIAMEL (EASTERN ALGERIS), 
AND BETWEEN EL GUOURZI AND EL KHROUB (EASTERN ALGERIA). LENGTH 
BETWEEN CITIES 67 AND 21 KILOMETERS RESPECTIVELY. 

1 1 . SINGLE COPY FRENCH TENDER DOCUMENT AIR POUCHED AUGUST 20. 
PROJECT MUST INCLUDE ALL CONSTRUCTION EARTH EXCAVATION, 

BUILDING OF ONE LOW BRIDGE, THREE TUNNELS, CONSTRUCTION OF 
BALLAST, BUILDING, RAILWAY STATIONS AND HOUSES, INSTALLATION 
OF RAILWAY AND SINGALLING SYSTEM. OFFER MUST BE IN 5 COPIES 

IN FRENCH. CORRESPONDENCE IN FRENCH REQUIRED; ALL SPECS. 

METRIC. PARKER 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 23 AUG 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976ALGIER02063 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760322-0370 
From: ALGIERS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760830/aaaaazvk.tel 

Line Count: 77 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION NEA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: morandr 
Review Comment: n/a 
Review Content Flags: 

Review Date: 01 APR 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <01 APR 2004 by ReddocGW>; APPROVED <27 JAN 2005 by morandr> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: FOREIGN TENDER, MAJOR PROJECT, PREQUALIFICATION 
TAGS: BEXP, AG 
To: COM 
Type: TE 
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